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Message Text 


UNCLASSIFIED 

PAGE 01 SINAI 00657 191624Z 

44 

ACTION SSM-05 

INFO OCT-01 ISO-OO OC-05 CCO-OO NEA-10 /021 W 

004564 

R 191606Z APR 76 
FM USMISSION SINAI 
TO SECSTATE WASHDC 385 

UNCLAS SINAI 0657 

FMSSM 

E.O. 11652: N/A 
TAGS: ASUP 

SUBJECT: CONSTRUCTION PLANNING 

REF: SINAI 654 

1 . DISREGARD PARA.3 REFTEL. SUBSEQUENT TO ITS DESPATCH 

CONTRACTOR RESPONDED WITH RATIONALE FOR MAGNITUDE OF WORK 
ON ROAD TO GIDDI EAST. MAJOR PORTION OF GRADING AND WIDENING, 
PREVIOUSLY CONSIDERED TO BE I EXCESS OF MINIMUM REQUIREMENT 
BY CALLAWAY.WAS MORE IN CONSIDERATION OF SAFE TRANSPORT OF 
CRANE THAN OF MODULE. SUBSTANTIAL QUANTIITIES OF FILL ARE 
REQUIRED IN SOME AREAS TO ASSURE VERTICAL CLEARANCE FOR THE 
LOW-BOY TRAILERS. WITH THE MODULE ABOARD. SOME HAVE AS LITTLE 
AS 12 INCHES. WHILE SCOPE OF WORK IS ADMITTEDLY GREATER UN 
WAS ANTICIPATED, CALLAWAY NOW CONVINCED IT IS NO MORE THAN 
REQUIRED. 

2. FYI, DURING INFORMAL MEETING THUR AFTERNOON, SUBCONTRACTOR 
EXPRESSED AMENABILITY TOWARDS 

PROVIDING INFO ON MORE TIMELY BASIS. 

SCHILL 
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Current Classification: UNCLASSIFIED 
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Copy: SINGLE 
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Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
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Disposition Date: 01 JAN 1960 
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Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SINAI00657 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 47-1 200 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760447/aaaabnrm.tel 

Line Count: 49 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SSM 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 
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Previous Classification: n/a 
Previous Handling Restrictions: n/a 
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Review Comment: n/a 
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Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 JUL 2004 by SilvaL0>; APPROVED <20 SEP 2004 by oatisao 
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